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Message Text 

UNCLASSIFIED 

PAGE 01 JAKART 10459 01 OF 02 030529Z 
ACTION EA- 12 

INFO OCT-01 EB-08 ISO-OO /021 W 

068041 030543Z/10 

R 020740Z AUG 78 
FM AMEMBASSY JAKARTA 
TO USDOC WASHDC 
AMEMBASSY SINGAPORE 
INFO SECSTATE WASHDC 587 
AMCONSUL SURABAYA 

UNCLAS SECTION 1 OF 2 JAKARTA 10459 

E.O. 11652: N/A 
TAGS:BTIO, ID 

SUBJC FOREIGN GOVERNMENT TENDER-PREQUALIFICATION OF CONSTRUCTION 
CONTRACTORS 


1. 560/01/T055 

2. 080278 

3. ROSOENOTO 

4. 560 INDONESIA 

5. N-DIRECTORATE GENERAL OFHIGHWAYS 

6. A.WRITE TO-- 

B. - 

C. 1 . DIRECTORATE GENERAL OF HIGHWAYS, MINISTRY OF PUBLIC WORKS, 
JALAN PATTIMURA NO.20(ROOM 1 19), P.O. BOX 181 KBY, KEBAYORAN 
BARU, JAKARTA SELATAN, INDONESIA. 

2. DINAS PEKERJAAN UMUM PROPINSI DAERAH TINGKAT I JAWA BARAT, 
BAGIAN BINA MARGA RUANGAN SUB. BAG. PERENCANAAN TEKNIK& 
PEMBANGUNAN, JALAN ASIA FRIKA N0.79, BADJUNG, WEST JAVA, 
UNCLASSIFIED 

UNCLASSIFIED 
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INDONESIA. 

3. DINA PEKERJAAN UMUM PROPINSI DAERAH TINGKAT I JAWA TIMUR, 
BIDANG BINA MARGA, JALAN JOHAR N0.29, SURABAYA, EAST AJAVA, 
INDONSIA. 

4. DINAS PEKERJAAN UMUM PROPINSI DAERAH TINGKAT I SULAWESI 
SELATAN, KAMAR KEPALA BIDANG BINA MARGA(LANTAI I), 

JALAN SLAMET RIADI NO. 1 . UJUNG PANDANG, SOUTH SULAWESI, 
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INDONESIA. 

5. DINAS PEKERJAAN UMUM PROPONSI DAERAH TINGKAT I SUMATRA 
SELATAN, BAGIAN BINA MARGA, JALAN KAPTEN RIVAI, PALEMBANG, 
SOUTH SUMATRA, INDONEEIA. 

6. DINAS PERJAAN UMUM PROPINSI DAEAH TINGKAT I BENGKULU, 
BAGIAN BINA MARGA, JALAN INDRA NO.901, BENGKULU, SOUTH 
SUMATRA, INDONESIA. 

7. DINAS PEKERJAAN UMUM PROPINSI DAERAH TINGKAT I SUMATRA 
UTARA, BAGIAN BINA MARGA, JALAN KOLONEL SUGIONO NO.l, 
MEDAN, NORTH SUMATRA, INDONESIA. 

7. 1 l/BM-DIT.BANG/1978 


9.201 

10. JAKARTA DAILY"KOMPAS" RECENTLY CARRIED ANNOUNCEMENT THAT GOI 
MINISTRY OF PUBLIC WORKS HIGHWAYS PROGRAM. DIRECTORATE GENERAL 
OF HIGHWAYS, GIVES NOTICE OF ITS INTENTION TO INVITE TENDERS FOR 
APPROX. 2, 000 KMS OF ROAD ANDBRIDGE WORKS IN THE ISLANDS OF 

JAVA, SUMATRA AND SULAWESI OVER THE NEXT YEAR AS PART OF ITS 
CURRENT HIGHWAYS BETTERMENT PROGRAM. 

11. CONTRACTORS, WHO WISH TO PARTICIPATE, ARERQUERED TO PREQUALIFY. 
THE FIRST ROAD CONTRACTORS FOR WHICH TENDERS ARE HEREBY INVITED, 
UNCLASSIFIED 

UNCLASSIFIED 
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ARE LISTED BELOW. TO PREQUALIFY CONTRACTORS MUST HAVE REGIS- 
TERED HOME ADDRESSES IN MEMBER COUNTRIES OF THE WORLD BANK GROUP, 
OR S WTTZF.R LAND. CONTRACTORS MUST ALSO HAVE PROVEN EXPERICNE 
IN THE FIELD OF ROAD AND ABRIDGE CONSTRUCTION WORKS : FAILING THIS 
CONTRACTORS WILL BE REQUIRED TOBE IN JOINT- VENTURE OR JOINT- 
OPERATION, OR OTHERWISE HAVE AN APPROVED MANAGEMENT CONTRACT 
WITH A CONTRACTOR WHO CAN NAME AND SUPPLY SUCH PERSONNEL. 

12. FURTHER DETAILS OR ELIGIBILITY ARE GIVEN IN HE PREQUALIFICATION 
DOCUMENTS. CONTRACTORS WHO HAVE APPLIED IN 1978 FOR PREQUALIFI- 
CARION IN CONNECTION WITH ADB AND/OR JAPANESE FINANCED ROAD AND 
BRIDGE PROJECT ARE NOT REQUIRED TO SUBMIT FURTHER DOCUMENTATION, 
BUT ARE REQUIRED TO REGISTER THEIR INTEREST IN WORK TO BI FINANCED 
WITH IBRD LOAN ASSISTANCE. 

13. BIDS ARE DUE BY NOVEMBER 30,1978, OF THE FOLLOWING CONTRACTS 
WHICH INCLUDE CONSTRUCTION MAINLY ON EXISTINGALIGNMENT, COMPRISING 
EARTHWORKS, DRAINAGE STRUCTURES .BRIDGES. PAVEMENT AND ANCILLARY 
WORKS.: 

A. NORTH SUMATRA 

SECTION: TANJUNG MORAWA-TEBINGTINGGI, 56 KILOMETERS, INVOLVING: 

142,000 CUBIC METERS EXCAVATION: 58,000 CUBIC CRUSHED ROCK 
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BASE: 46,500 METRIC TON ASPHALTIC CONCRETE: 2,000 CUBIC 
METERS STRUCTURAL CONCRETE. 


UNCLASSIFIED 


NNN 

UNCLASSIFIED 
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ACTION EA- 12 

INFO OCT-01 EB-08 ISO-OO /021 W 

068099 030543Z/14 

R 020740Z AUG 78 
FM AMEMBASSY JAKARTA 
TO USDOC WAHDC 
AMEMBASSY SINGAPORE 
INFO SECSTATE WASHDC 588 
AMCONSUL SURABYA 

UNCLAS FINAL SECTION OF 2 JAKARTA 10459 

E.O. 11652: N/A 
TAGS: BTIO, ID 

SUBJ: FOREIGNGOVERNMENT TENDER-PREQUALIFICATION OF CONSTRUCTION 
CONTRACTORS 

B. SOUTH SUMATRA 

SECTION: PALEMBANG-PRABUMULIH, 82 KILOMETERS, INVOLVING: 

31.000 CUBIC METERS EXCAVATION: 21,000 CUBIC METERS CRUSHED 
ROCK BASE: 61,500 METRIC TON ASPHALTIC CONCRETE: 800 CUBIC 
METERS STRUCTURAL CONCRETE. 

C. BENGKULU 

SECTION: BENKULU-LAIS, 46 KILOMETERS, INVOLVING: 12,000 
CUBIC METERS EXCAVATION: 35,000 CUIB METERS CRUSHED ROCK 
BASE: 198,000 SQ.M SURFACE TREATMENT:350 CUBIC METERS 
STRUCTURAL CONCRETE. 

D. WEST JAVA 

SECTION: BANDUNG-PALIMANAN, 110 KILOMTERES, INVOLVING: 

340.000 CUBIC METERS EXCAVATION:22,000 CUBIC METERS EMBANK- 
MENT: 80,000 CUBIC METERS CRUSHED ROCK BASE: 98,PPP METRIC 
TONS ASPHALTIC CONCRETE: 2,000 CUBIC METERS STRUCTURAL CON- 
CRETE. 

E. EAST JAVA 

SECTION: WARU-KERTOSONO(INCLUDINGMOJOKERTO BY PASS), 

82 KILOMETERS, INVOLVING: 27,000 CUBIC METERS EXCAVATION: 
UNCLASSIFIED 

UNCLASSIFIED 
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100.000 CUBIC METERS CRUSHED ROCK BASE: 30,000 METRIC TONS 
ASPHALTIC CONCRETE: 62,000 SQ.M DOUBLE SURFACE TREATMENT: 

154.000 SQ.M SINGLE SURFACE TREATMENTS, 500 CUBIC METERS 
STRUCTURAL CONCRETE. 

F. SOUTH SULAWESI 

SECTION: MAJENE-M AMU IU, 134 KILOMETERS, INVOLVING: 

3,400 METERS CULVERTS: 100,000 CUBIC METERS COMMON 
EXCAVATION: 50,000CUBIC METERS ROCK EXCAVATION: 

230.000 CUBIC METERS CRUSHED ROCK BASE: 540,000 SQ.M 
SURFACE TREATMENT: 10,000 CUBIC METERS STRUCTURAL 
CONCRETE. 

14. CONTRACTORS WHOAPPLY FOR PREQUALIFICATION DOCUMENTS AND/OR 
REGISTER THEIR INTREST BEFORE 083178, WILLAUTOMATICALLY 

BE ELIGIBLE TO OBTAIN BIDDIN DOCUMENTS FOR THESE CONTRACTS, 

WHICH WILL BE AVAILABLE ON THAT DATE AT A COST OF RUPIAH 
125,000(APPOX.$301 .20) PER SET. CONTRACTORS ARE REQUIRED 
TO SUBMIT COMPLETED PREQUALIFICATION DOCUMENTS NOT LATER THAN 
093078 AND WILL BE ADVISED WITHIN 15 DAYS OF RECEIPT WHETHER 
THEY WILL BE ELIGIBLE TO SUBMIT BIDS. 

15. INTEREST CONTRACTORS SHOULD APPLY FORTHWITH FOR PREQUALIFI- 
CATION DOCUMENTS WHICH MAY BE OBTAINED FROM THE GOI AT ONE 
OF THE FOLLOWING ADDRESSES MENTIONED ITEM SIX C 1 UPTO Cl 
ABOVE. 

GARDNER 


UNCLASSIFIED 


NNN 
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